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This Document contains Information affecting the Na- 
tional Defense of the United States, within the mean- 
ing of Title 18, Sections 793 and 794, of the U.S. Code, as 
amended. Its transmission or revelation of its contenjs 
to or receipt by an unauthorized person Is prohibited 
by law. The reproduction of this form Is prohibited. 
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^VALUATIONS IN THIS REPORT ARE DEFINITIVE. 


THE APPRAISAL OF CONTENT IS TENTATIVE. 
(FOR KEY SEE REVERSE) 


The Warnow Shipyard^ in Warneiaueirie will be unable to fulfill its 1953 quota as a 
result ff a shortage of material and labor, Repairs on the following Soviet ships 
will be delayed^ 


Ship 

ADMIRAL NAKHIMOV 
SOVIETSKY S0Y0Z 
JURY DOLGORUKY 


Plannid Completion 1953 

78.5 % 

96 % 

76.5 % 


Aotual Completion 
55 % 

May 1954 
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